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wee 207-77 
4 Pebruary 1377 


SEAORANDUM FOR? osumuty clrector for “dministration 


PRO : wlifferd ou. day, Jr. 
‘irector of sata Processing 


SUBIECT > YOP Aepert for lieeK cuding 4 Pebruary 1977 


oiseseing Impact of -claying 4th and Sta .arge scale vcmpucers 

A memorandum was written to the .JA assessing tne impact 
of deferring the dtn and 5th large scale comlouters antil .v-7s 
or later. ‘hese vonputers are orogramued in our ©¥-75 vwudget 
abo a level of 2475,000 for tue 4th cowputer and $1.5: for tae 
sth computer. 


Jee of sontractor °orsernel 


the UfCDP oriefed tha A/suO on the use of contractor per 
sonnel in support of wor Jata processing operations. {ais 
oraafing vas a result of the 050 objection to age of coctractor 
personnel on TERSIGR-LI develooent. Et was agreed that con 
tractors coulda oc used an PHRETO.-Ir aovelomicut and tuat otoer 
Measures would se taran to orotect sensitive “05 nersonsiel date. 


Ol/OoP Planaing Groun 


A draft charter of the vffice of communications aad ope 
Pianning Group las seen completed. 


-AMS continues to send, receive, and process operational 
messayea to and from ‘rea 58. Sporadic interruptions of ser- 
vice due to failure of wardware, software, or DATEX, have 
caused domo messages to backlog in the system. <ie wack lod 
ig usually vrocessed during the nuxe working cay. 


e 


STATINTL 


a ofe-release of the B[systen specification was iiscZfATINTL 
utec for governacat internal review and comment. <Le can: 
structive criticism will be collected and presented to a 


sie effort to identify the 1300 sq, feet for the oAis 
contractor within tna comes iuilding is an ongoing one. 
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/APID 

goe incoming material from ME co «8s tO Loo:STATINTL 
satisfactory with the exception of one saoaystem which is 
larger chan good modular design would indicate. ..6 centracier 
is reluctant to change this design and the ‘gency must deter: 
mine whether to tolerate the risk tuat this entails or te 
demand a redesign. <cis will be done prior to the teetia; 
STATINTL scheduled at turing the week of 21 Pupruary. 


STATINTL « aa: been assigned ©O@R for the #APIs 
Project in order tO get tne full-tine undivided attention 


required for the direction of this ‘roject. 


ADEAAR 

vhe reeltmical specifieation for the AUSTAR System has 
been completed for internal review.  ccetings nave been veld 
with the office cf wogistics on the space requirements. 
aropogal nas been received for the study of the soft cony 
image Gistrinution function and it is planned tiat tale will 
se funded as an adjunct to an vffice of scsearch and osvelo: 
ment project with the same vendor. 


SAFE 

cyum UTA os withdrawa its .FP for initial syster study . 
of recuiremants and prospective designs for <OIss. t.21g3 in- ~~. 
Jieates a delay of six months to a year as a minimum for thac 
pregram and will changa the mode of coordination such that it 
wight be more fruitful, but such cenefits would oe deferres._ 
Tt will certainly make the coordination at the working livel | 
one of exchange of information on system design anv require- . 
ments rather than of impeding progresa by trying to reach : 
cencensus on elaments already under development. 
support to vtfice of versonnel 

PERSIGN ~ Integrated personnel information system. .ua 
PERSTG documentation system is completed. .uis tool will 
allow for the creation and easy modification of docusentatio: 
for TERSIGN using a CIei data base te collect the information. 


Supsort ta -tfice of “inance 


GAS ~ Goneral -ccounting System. ‘Tue tortoise fas caugat 
up with the hare; “AS ia now processing daily activity ona 
current Wasis. 
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eupport to office of edical Services 


PSYAR - General purpose matrix pregrams used in assess~ 
ment of test scores. Eslected programs for the latest Cua 

Biomedical (84D) Program Linrary have teen installeac on tie 

SC-03 Bateh system, 


Support to office of vata Srocessing 


TELECOM - communication support for computer system, sae 
software development phase for this project is nearing com,-le- 
tion. “ue project team is preparing an installation plaa 
detailing the milestones that will aave to 6 achieved for 
this software to become preduction. We still do not save a 
firm operational date for the office of Communications’ ooo 
syaten. 


Processing Accomplishments 


GIMS Koelease 3.1 was brought 2p on the CAMPROD systen 
in GC-~47 on 1 Pebruary. ll critical cIMS~-related CANS provlens 
have been completed, 


A gepy of the -PF for toe fourth major computer system 
was sant to PD/GL on 26 January. 


rrocessing Provlems 

& fall center test of tae oVS/ULS system was conducted 
on the weekend of 29-30 January. Hajor protlens were en- 
countered with the channel-to-channel software and salti~ 
plexer device lardware. A centative solution nas been found 
for the channel-to-channel probleme and will be tested the 
weekend of 5-6 February. 


~ne cAMS State ospartment tarminal is still out of ser- 
vice. tue problem is in the cownunicationa circuit between 
SSA and State and is the responsibility of .5A. We are 
monitoring their >:erformance. 


raining 


She Last 5 days of an eight day “IN IL bictionaries 
course was completed by 13 students. 


¥ 


Frograuming for “VS, part of the coP Presents series, 
Was presented to Udi cersonnel, 
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“wo tours of the OOP Comouter canter, Joneral center 
metenaion, and LPS System were presented to 46 ODP  vursonnel. 
STATINTL 


Distribution. trig + . - adse 
-~ aa tiv/Staff/ooP 
uP seglatry 


he ee be i 
$ 


H 


STATINTL O/D (ORE MS 24°72 
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